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7 March 1959 


STAFF MEETING MINUTES - 3I Iferch 1959 


Persoconel Present - 

25X1 A 

25X1A 


Mto Bissell 
Colo Burke 
Mr. Cunninghaiii 
Colo Geary 


Mr. Reher 


lo DETELOFMENTAL FLIGHT TBSTTNG PROCEDURES *• Mr. Bissell .reported 


the results ot his discussions with Kelly Jdhnscaa in which procedures 
were re-affirmed as follows: that LAC has liie res ponsibility for 
safety fli^t features, power plant and air frame; ] 
has the responsibility for monitoring above functions and making 
recommendations for approvals and procedures. It was agreed that 
these recommendations would be made in the first instance to LAC. 


25X1A 


25X1 A 


Mr. Bissell re-ef finned his desire to have a sin^e individual 
authorized to give definite go-ahead on all spending. Historically, 


this was ‘the original practice but due to splitting 
function into R & D and Contracts, people d rifted a'vray from the one- 
person focal point. Mr. Bissell designated 


as the focal 


25X1 A 
25X1A 


point and aslced that he name a deputy to act in his absence. 

was asked to draw a memorandum to contractors which would 
esfplain internal organization (R & D, Materiel, Admin, etc.) as 
having monitoring responsibilities and (2) re-afflrm the contract;Lng 
office as central point of contact for approving costs. 


25X1 A 


ACTION; 


25X1 A 


2. TEST STATUS BOARD 


proceeding according 
The cncygen system chamber tests have started. Systems 

April. Ground tests have started 

Radio 


to sdiedule 

IV test for FOG will take place 1 
on System VII. H^^aulic pressure tests have been ccajpleted 
noise elimination tests are 9^^ completed. 


25X1 D 


25X1 A 


in IRAN at L AC but consideration should be given to contracting 

l one unit capable of learning the poi^er, frequency, dis- 
bursement, pulse rate, and RPF on new Russian radar. He felt” that 


25X1 A 
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Justify thefionfcract, 
shcnad determine »hy it camot te done, with present 
equiianent. A dieck shoxild be made of the Navy requirement for the 
same equijment le?vied on Mr, Cunningham by Division D, 


Flight tests of the equipment should be made partlcularlv in 
view of the special interest to GUSTO program. 


^ flight test proposal will be sub- 
mitted 15 April, First fli^t test is programmed for 15 May, 

Mr, Bissau directed Materiel to look at and evaluate Flyaway 
Kits reccmmended by Pratt-Nhltney. 

A program approval should be drawn iq) for J«75^s. 

j^TION ; Materiel and Sections concerned. 


25X1 A A, FE SURVEY TRIP - Team sel ected to denaT-h i a-n-M 1 

approximately 21 days. Will visit 


will be drawn \q) 


Letter of Instrection uo •ceam and necessary 


25X1 C 


25X1 A ACTION; 


(Note; 


APPROVED; 


3Ms trip heu 3 been postponed, )2 5X1 A 


25X1 A 


WILLIAM BURKE 
Colonel, USAF 
Acting Chief, DPD-DD/P 


Distributian; 

1 * DD/P 

2 - A-DD/P-P 

3 - A/C-DPD-DD/P 
A - Reber 

5 r Admin DPD-DD/P 
Cover DED-DD/P 

7 - R & D UPD-DD/P 

8 - Security DPD-DD/P 

9 - Personnel DPD-DD/p 


10 - Contracting DPD-DD/p 

11 - Materiel DPD-DD/p 

12 - Ccemo DPD-DD/p 

13 - Cps DPD-DD/p 

14 = PDO DPD-DD/P 

15 - Finance DPD-DD/p 

16 - Col. Geary 

17 » Air Div DPD-DD/P 

18 - Admin Chrono DPD-DD/P 
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